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Message Text 


CONFIDENTIAL 

PAGE 01 KUWAIT 01424 300906 Z 
15 

ACTION NEA-12 

INFO OCT-01 ADP-00 SY-10 FBO-01 L-03 RSR-01 RSC-01 /029 W 

064459 

R 300748 Z APR 73 
FM MAMEMBASSY KUWAIT 
TO SECSTATE WASHDC 6537 
INFO AMEMBASSY BEIRUT 
AMEMBASSY TEHRAN 

CONFIDENTIAL KUWAIT 1424 

BEIRUT FOR RCO AND RSS 
TEHRAN FOR RSO 

E. O. 11652 GDS 

TAGS: AFSP, ASEC 

SUBJ: PROTECTIVE SECURITY DOHA 

REF: STATE 79662 

1. RAO RODMAN WILL BE IN DOHA MAY 12 AND WILL ATTEMPT TO ARRANGE 
SECURITY ALTERATIONS THROUGH LANDLORD UNDER LEASE AMENDMENT. 
WOULD APPRECIATE GUIDANCE WHETHER DEPT WOULD CONSIDER ONE- TIME 
RENTAL PAYMENT OR WHETHERCOST MUST BE AMORTIZED THROUGH 
INCREASE IN MONTHLY RATE DURING THE LIFE OFTHE LEASE (5 YEARS 

PLUS 4 ONE- YEAR RENEWALS). 

2. HAVING DEALT WITH LANDLORD AND LANDLORD’ S CONTRACTOR DURING 
OPENING OF POST RAO BELIEVES ULTIMATECOST TO USG TO OBTAIN 
ALTERATIONS THROUGH LANDLORD WILL BE CONSIDERABLY HIGHER THAN IF 
WE CONTRACT WORK. IF THIS THE CASE, WOULD APPRECIATE DEPT 
CONSIDERATION FUNDING ALTERATIONS IN CONSIDERATION OF LANDLORDS 

WAIVER OF RESTORATION CLAUSE FOR THESE WORKS? 

NO DOUBT MOST IF NOT ALL ALTERATIONS REPRESENT IMPROVEMENT OF 
PROPERTY. THIS HOWEVER, IS OF NEGLIGIBLE CONCERN TO LANDLORD 
IN ECONOMY WHERE IT IS CUSTOMARY TO AMORTIZE ALL BUILDING COSTS IN 
FIVE YEARS. 
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3. ORDER OF PRIORITY: 

A. MASONERY- RAISING WALL FROM PRESENT 4 FT LEVEL. 

B. INSTALL GRILLS ON WALL AND WINDOWS. 

C. ALARMS AND INTERCOM WITH GATES. 

D. SECURITY LIGHTING. 

F. STRENGTHEN DOORS 

4. DO NOT BELIEVE BERMINGHAM RECOMMENDATION INCLUDE ANY FRILLS. 

5. CAN COMPLETE ITEMS 1 THROUGH 3 AND 8 THROUGH M THIS 
FY IF FUNDS MADE AVAILABLE. ITEM " F" ACCOMPLISHED. 

STOOTZFUS 
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*** Current Handling Restrictions *** n/a 
*** Current Classification *** CONFIDENTIAL 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 30 APR 1973 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: RELEASED 
Disposition Approved on Date: 

Disposition Authority: golinofr 
Disposition Case Number: n/a 
Disposition Comment: 25 YEAR REVIEW 
Disposition Date: 28 MAY 2004 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1973KUWAIT01424 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: RR 

Errors: n/a 

Film Number: n/a 

From: KUWAIT 

Handling Restrictions: n/a 

Image Path: 

ISecure: 1 

Legacy Key: Iink1973/newtext/t19730452/aaaaixro.tel 

Line Count: 75 
Locator: TEXT ON-LINE 
Office: ACTION NEA 
Original Classification: CONFIDENTIAL 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: 

Previous Classification: CONFIDENTIAL 

Previous Handling Restrictions: n/a 

Reference: 73 STATE 79662 

Review Action: RELEASED, APPROVED 

Review Authority: golinofr 

Review Comment: n/a 

Review Content Flags: 

Review Date: 21 DEC 2001 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <21 -Dec-2001 by shawdg>; APPROVED <09-Jan-2002 by golinofr> 

Review Markings: 
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Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 

Status: <DBA CORRECTED> gwr 980203 
Subject: PROTECTIVE SECURITY DOHA 
TAGS: AFSP, ASEC, KU, AFSP 
To: BEIRUT 
NEA 

SECSTATE WASHDC 

TEHRAN 

Type: TE 
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